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PAGE 01 STATE 225946 

73 

ORIGIN SY-05 

INFO OCT-01 EUR- 1 2 NEA-10 ISO-OO OC-06 CCO-OO OCL-OO FBO-02 

/036R 

DRAFTED BY A/SY/NSU:RMNOWAKOWSKI:TD 
APPROVED BY A/S Y/FO:KD ALTON 
OC/PE:TLARSON(SUBS) 

A/SY/FO:KGWYN 

092737 

PR 131943Z SEP 76 
FM SECSTATE WASHDC 
TO AMEMBASSY TUNIS PRIORITY 
AMEMBASSY LONDON 
INFO AMCONSUL KARACHI 
AMEMBASSY BONN 

CONFIDENTIAL STATE 225946 

E.O. 11652: GDS-82 

TAGS: ASEC NSU 

SUBJECT: CCC RENOVATIONS TUNIS 

TUNIS FOR RSO, LONDON FOR ATO, KARACHI FOR RSS, BONN FOR RCO 

1 . A/SY HAS INITIATED TENTATIVE SCHEDULING OF A SPECIAL 
SEABEE TEAM TO ARRIVE TUNIS APPROXIMATELY 20 SEPTEMBER PRO- 
VIDED SUFFICIENT INFORMATION IS AVAILABLE TO EFFECTIVELY 
PLAN AND ORGANIZE SEABEE SUPPORT FOR RENOVATION TO THE CCC. 

2. REQUEST THE FOLLOWING INFORMATION BE PROVIDED ASAP SO 
THAT SEABEE DEPARTURE DATE WILL NOT BE DELAYED. 

A. IS AN ELECT. ARC WELDER OF SUFFICIENT SIZE (230 AMP 
MINIMUM) AVAILABLE FOR SEABEE USE? 

B. WHAT TYPE WALLS ARE TO BE CONSTRUCTED: BETWEEN 
CONFIDENTIAL 
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ROOMS 2 AND 7. ROOM 5, TELEPHONE ROOM, ROOM 6. ARE MATE- 
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RIALS FOR WALL CONSTRUCTION ON-SITE? 

C. PLEASE EXPLAIN ERECTION DETAILS OF SHEET STEEL FOR 
ROOM 5. ARE ALL MATERIALS (INCLUDING STEEL PLATES) FOR 
ROOM 5 ON-SITE? 

D. IS A MORTOR MIXER AVAILABLE, IF NEEDED? 

E. HAVE ALL DOORS AND DAY GATE BEEN FABRICATED AND 
AVAILABLE ON-SITE? IS ALL HARDWARE (LOCKS, HINGES) ON-SITE? 

F. ARE ALL MATERIALS (INCLUDING PANELING, CARPET TILES, 
SUSPENDED CEILING, LIGHT FIXTURES, LOCALLY PROCURED CON- 
STRUCTION MATERIALS, ETC.) ON-SITE? 

G. WHAT WILL BE RELOCATION SITE OF INCINERATOR? ARE 
SUFFICIENT MATERIALS ON-SITE TO ACCOMPLISH THIS PHASE OF 
PROJECT? 

H. HOW MANY LOCAL LABORERS WILL BE AVAILABLE FOR 
ASSISTANCE IN REMOVING DEBRIS, MIXING/CARRYING MORTOR? 
ESTIMATE A MINIMUM OF THREE LABORERS WILL BE NEEDED. 

I. IS ELECT. ARC WELDING ROD ON-SITE? ESTIMATE 100 
POUNDS OF 1/8 INCH, TYPE 7018 OR 601 1 ROD WILL BE NEEDED. 

J. ARE GOVT QUARTERS AVAILABLE/NOT AVAILABLE FOR TWO 
SEABEES? 

3. REQUEST REPLY BE BY PRIORITY TELEGRAM. FIRM ITINERARY 
FOR SEABEE TRAVEL WILL FOLLOW WHEN AVAILABLE. ROBINSON 
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